ENGINEERING 
CHANGE NOTICE 


DART AEROSPACE 
LTD 


Initial I Date 
Reqd 
Resp 
Y 
PS 
YEO 
Y 
OS 
Y 
SW 
N 


AOROate: 
Approved By: 


Distribution 
DCA 1QA Coord. 
QC Coordinator 
Customer Technical Support 
Marketing 
Customer Order Processing 


AORYeslNo: 
Created By: 
Checked By: 


" 


Date: 
12.03.02 
Job No.: 
ENG3116FEB 
Product No.: 
0350-607-44X1-54X;OXXX-797;0412-761-049/-oS1 
Product Name: 
BASKETS AND VRD 


Distribution 
Reqd 
Resp 
Initial 1 Date 
Production Manager 1 Coord. 
Y 
WMF 
Purchasing Coord. 
Y 
Cl 
----- 


Production Engineering Coord. 
Y 
DO 
EC 


Reason for Change: 
CHANGING SPRING PLUNGERS FROM CARBON STEEL TO STAINLESS STEEL REF: CAR12-64. 


Documents 
Affected: 
RELEASE 03801 REV. B 


PARTS MUST COMPLY 
IT] 
PREVIOUS PARTS SATISFACTORY 
0 


# 
Quality Assurance Actions 
Reqd 
Resp 
Notes 
Complete 


1 
Notify Previous Customers 
Y 
SWILM PER ATTACHED CHAIN OF EMAllS AND CAR12-64. 


2 
Notify Eurocopter France 
N 


3 


# 
Engineering 
Actions 
Reqd 
Resp 
Notes 


4 
Required DocumentslDrawings Under Review 
Y 
MB 


5 
Update Master Document List (MOL) 
N 
TOO MANY MOL'S TO UPDATE AT THIS TIME. 


6 
Update Product Compatability Matrix 
N 
7 
Create Eurocopter Form (FEE) 
N 
8 
Notify TC 1FAA of Change 
N 
9 


# 
Document Control Actions 
Reqd 
Resp 
Notes 
Complete 
r< 
10 Move Electronic FileslDesign Journal 
Y 
KJ 
12 a~ i"ih""" 
11 Update Product Specification Files 
N 
/... 
12 Update ApprovedlPreliminary Dwg PDF Files 
Y 
KJ 
lZ,O?...Ot:? ~ 
13 Update Document Record (DR) 
N 
TOO MANY DR'S TO UPDATE AT THIS TIME. 
(/ 
14 Update Product Development Summary 
N 
15 Update QSI 021 and/or STC Approval List 
N 
16 Update Parts 1STC Database 
N 
17 Update 1Verify ARC Database 
N 
18 Create 1Update Change Record Form 1 Item Card Database 
Y 
KJ 
SEE BELOW. 
19 Create 1 Update PPP's 
Y, 
KJ 
AS REQUIRED. 


20 Red Decals required? 
It 
~ 
21 Update Document COntrol Database 1Laminated Dwgs 
N 
.f', 
22 Update Grey Project 1 Electronic Binder PDF Files 
Y 
KJ 
WITH 03801-B AOR 
lIZ .•.0"', (J 
23 Update D-PartlM-OrawinglDSIIDEO Master Binders 
Y 
KJ 
\1_ D7), 


24 
! 


:f1;sP' 
If\~ql?~.' 
L- 
V f'2Wf~ 
THIS CHANGE IS MINOR ON 0412-761-049/-051 
- IT IS ACCEPTABLE TO DEPLETE STOCK AND USE 03801-1/-3 
REV. A IN 03695-041 AND 03696-041. 
m 
, 


HOWEVER, WHENEVER 03801-1/-3 
REV. B ARE USED IN 03695-041 AND 03696-041, THE CHG NUMBER OF THE KITS IS AFFECTED AS FOllOWS: 
{)t 
- 0412-761-049 @ CHG 003 (WHEN USING 03801-1 REV. B). 
- 0412-761-051 NOW @ CHG 002 (WHEN USING 03801-3 REV. B). 
IN-STOCKIIN-PROGRESS ABOVE KITS AND 03695-041 AND 03696-041 ARE ACCEPTABLE AS IS AND DON'T HAVE TO COMPLY. 


Description I Action: 
lit 
THIS CHANGE IS CRITICAL FOR THE FOllOWING 
AFFECTED BASKETS; UPDATE THE CHG NUMBERS AS FOllOWS: 
t1'\:V~' t-- A ,I~.()~ 
- 0350-607-401 NOW@CHG 
002. 
Il~\' 
VV' l 


- 035Q-607-441/-443/-445/-4471-501/-541/-543/-545{-547 
NOW@ 
G 003 
'li? i\~(f;{ 
~ <jt£,~r'4d1il \} 
I ~ 
,/ 


- 0206-797-021/-022/-023/-024 
NOW @ CH~03. 
n 
~~ 
r tJf 11-- 16V~'V 
I 
;V;' 
, 
1') 
...- 
1,Vl'~V' 


- 0407-797-0111-012/-0131-014 
NOW @CH 
003. 
" 
. 
\ (}1\, 
\ ... 
IN-STOCKIIN-PROGRESS ABOVE BASKETS 
KITS ARE AFFECT 
0 BY THIS CHANGE AND SO IS 03912-041. All 
MUST COMPLY. 


ECN Verified & Complete: 
_ 
Date: 


H:\Forms\Engineering\approved online eng\ECNrevRxls 


List Lots 


March-06-/2 
9:22:28 AM 


Criteria: 
Item 10: d380 I-I 
All Locations 
All Warehouses 
All Quantity 


Page I of 
I 


Item II) 


Item Name 


Warehouse 
ID 


Location 
II) 


Lot Number 
Last Trans 
Date 
Lot Qty 
Shelf Life Dt 


Lot Code 


Type Code 
Comments 


D3801-1 
Main Warehouse 
68379 
1112/12 
2.0000 f-e~J:rteJ 
k l}t{hQb 
I-land Retractable 
Spring 
ST064 
Plunger 


Main Warehouse 
75178 
3/05/12 
10.0000 


ST064 


Total: 
12.0000 


List Lots 


March-06-12 
9:08:04 AM 


Criteria: 
Item 10: d3912-041 
All Locations 
All Warehouses 
All Quantity 


Page I of 
I 


Item ID 


Item Name 


Warehouse 
II) 


Location 
II) 


Lot Number 
Last Trans 
Date 
Lot Qty 
Shelf Lifc Dt 


Lot Code 


Type Code 
Comments 


D391 2-04 I 
Main 
Warehouse 
77576 
2/14/12 
1.0000 
QC21 


Eyebolt 
Receiver 
Assembly 
st507 


Total: 
1.0000 


